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Approved Manufacturing Facility 73-04 
Process Control Form CCI 
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AERO Design Ltd. 
WORK ORDER 
2013-5.1 


Drawing: 
Assembly: 
Batch Quantity: 


44401, Rev. 1; 44403 Revision 2 
Processor Mount Assembly; Bracket Assembly 
4 
set 


Qty 
Part# 
Description 
Material 
P.O./W.O. 
4 
44403-01 
Processor Mount Assembly 
4130 Square Steel Tube 3/4" x 0.035" 
12123 
.2 
44403-02 
Socket 
(44403-04/44403-05) 
. 2 
44403-03 Strap 
0.050" 4130 Steel Sheet 
2019 
.2 
44403-04 Tube 
4130 Round Steel Tube 3/4" x 0.035" 
10119 
.2 
44403-05 
Plug 
0.050" 4130 Steel Sheet 
2019 
.4 
44403-06 
T-slot Nut 
6061-T6 Aluminum Bar 1/2" x 3/4" 
7032 


. 5 
44403-07 Spacer 
6061-T6 Aluminum Bar 3/4" round 
12101 


. 1 
44403-08 
Left Leg 
4130 Round Steel Tube 3/4" x 0.035" 
10119 


. 1 
44403-09 Tube End 
4130 Round Steel Tube 3/4" x 0.095" 
121798 


. 5 
~ 
Bushing 
4130 Round Steel Tube 5/16" x 0.058" 
11049 


4 
44401-01 
DynaNav System Installation 
. 1 
AN3-13A 
Boit 
. 4 
AN3-11A 
Boit 
.4 
MS27039-1-07 
Screw 
. 6 
NAS1149F0363P 
Washer (Alternate to AN960-10) 
. 1 
MS21044N3 
Nut 


Checked 


Processes 
Fer 
Mat'Is Used 
Inspection 
Signature 
Welding 
Powder Coat 
Final Inspection 


AMS 2685C 
Drawing 44403 
Drawing 44403 


Welding Rod ER70S-2 


Tag incomplète parts with Work Order # when stored between processes. 


Tag complété parts / assemblies with Release Tag prior to storage. 


Approved Manufacturing Facility 73-04 
Proœss Control Form 001 
Revision 2, July 2008 


AERO Design Ltd. 
WORK ORDER 
2013-S1 


Drawing: 
Assembly: 
Batch Quantity: 


Qtv 


44410, Revision G; 44411 Revision G 
Display Mount Assembly 
1 set 


Part# Description 
Materlal 
P.O./W.O. 
Checked 


6 
. 2 


44411-01 Mounting Plate 


44410-01 Display Mount Installation 
SJ-3540 Dual Look Fastener 


6061-T6 Aluminum, 0.050 Sheet 


3M 


13073 


13080 


Processes 
Per 
Mat'Is Used 
Inspection 
Signature 


Paint 
Final Inspection 
Drawing 44411 
Drawing 44411 


Tag incomplète parts with Work Order # when stored between processes. 


Tag complété parts / assemblies with Release Tag prior to storage. 


Approved Manufacturing Facility 73-04 
Proœss Control Form 001 
Revision 2, July 2008 


AERO Design Ltd. 
WORK ORDER 
2013-5.1 


Drawing: 
44425 Revision G 
Assembly: 
Processor Mount Assembly 
Batch Quantity: 
4 
sets 


Qtv 
Part# 
Description 
Material 
P.O./W.O. 
4 
44425-01 
Bracket Assembly 
. 1 
44425-02 
Channel 
6061-T6 Aluminum, 0.050" Sheet 
13073 
.2 
44425-03 Angle 
6061-16 Aluminum, 0.050" Sheet 
13073 
.6 
CR3213-4-02 
Rivet 
Instead of MS20470AD4 
.4 
MS21078-3 Anchor Nut 
(MS21059-3) 
101398 
. 8 
MS20426AD3 
Rivet 
8106 


4 
44420-01 
Processor Installation 
.4 
AN3-12A 
Boit 


Checked 


Processes 
Fer 
Mat'Is Used 
Inspection 
Signature 


Paint 
Final Inspection 
Drawing 44425 
Drawing 44425 


Tag incomplète parts with Work Order # when stored between processes. 


Tag complété parts / assemblies with Release Tag prior to storage. 


Approved Manufacturing Facility 73-04 
Proœss Control Form 001 
Revision 2, July 2008 


1. Approving Civil Aviation Authority/Countty 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Form Tracking No. 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2013-51 


6. Item 
7. Description 
8. Part Number 
9. Qty. 
10. Serial/Batch No. 
11. StatusA/Vork 


1. 
DynaNav Computer Mount 
44403-01 
1 
N/A 
New 


2. 
DynaNav Display Mount 
44411-01 
1 


3. 
Alternate Processor Bracket 
44425-01 
1 


12. Remarias 


Including mounting hardware 


13a. Certifies that ttie items identified above were manufactured in 
conformity to: 
^ 
Approved design data and are in condition for safë opération. 


□ 
Non approved design data specified in block 12. 


~"T4ar-CL,CAR 571.10 Maintenance Release 
^ 
□ Other reJîïàtiOn-specified in blod<J2.^— 


Certifies that unless^ttjerwise's^ified inbiocin2r.ttigwork identified in 
block ll^anjLdestSIËed in block 12, has been perforrnedTrTcompliance with 
Jt»-€af7ad/arj Aviation Reaulations. 
13b. SigiWure 
13c. Approved Organization Number 


AMF 73-04 


^T^tr-SignatiKe 
^ 
~T4crTApproy^ OrganizatioDJitumtJgr' 


Jen Clarke 


13e. Date (dd/mmm/yyyy) 
05 NOV2013 
~T4dr-Nan!e 
— ' 
" 


Installer Responsibilities 
Ttiis certificate does not constitute auttiority to install. 
Installers working in accordance witti ttie national régulations of a country other ttian that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 
Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


1. Approving Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFÏCATE 
FORM ONE 


3.Form Tracking No. 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Powell River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 
WO 
2013-51 


6. Item 


1. 


2. 


3. 


7. Description 


DynaNav Computer Mount 


DynaNav Display Mount 


Altemate Processor Bracket 


8. Part Number 


44403-01 


44411-01 


44425-01 


9. Qty. 


1 


1 


1 


10. Serial/Batch No. 


N/A 


11. Status/Work 


New 


12. Remarks 


Including mounting hardware 


13a. Certifies that the items identified above were manufactured in 
conformity to: 
S 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in block 12. 


"~T4a:--CL.CAR 571.10 Maintenance Release 
^ 
□ Other reguialiOirspecifi^ in blockJ,2—-— 


Certifies that unless^tjienwis6'specified iribiocR-f3;~ttiework identified in 
block l^^ncLdesCfiBéd in block 12, has been perfornied~irrcofRpliance with 
Jba-esfîadian Aviation Reaulations. 


13c. Approved Organization Number 


AMF 73-04 


~T4tjr-Signature 
^— ' ""TïtcrApptoy^ OrganizatiopJJufntJgT' 


13d. 
Jeff Clarke 


13e. Date (dd/mmm/yyyy) 
29 NOV2013 
~T4dr-Naine 
^' "~T4er-Oatg_(^/mmm/yyy^_____—— 


Installer Responsibilities 
Ttiis certifïcate does not constitute authority to install. 
Installers w/orking in accordance with the national régulations of a country other than that specified in block 1 must ensure that Iheir régulations recognize 
certifications from the country specified. 
Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 


HUi 
rcj2_ 


1. Approvjng Civil Aviation Authority/Country 


Transport Canada 


2. AUTHORIZED RELEASE CERTIFICATE 
FORM ONE 


3.Form Tracking No. 


4. Organization Name and Address 
AERO Design Ltd. - 
9888A Malaspina Road, Poweil River, BC, V8A 0G3 


5. Work Order/Contract/Invoice 


WO2013-52 


6. Item 
7. Description 
RH Cargo Basket 


8. Part Number 


90610-01-01 


9. Qty. 


1 


10. Sehal/Batch No. 


90601-11 


11. StatusrtA/ork 


New 


12. Remarks 


Previousiy S/N 90601-08. Modified with cannera ports In accordance with drawing 90690, Rev. 1. 


13a. Certifies that the items identified above \«ere manufactured in 
confonnity to: 
^ 
Approved design data and are in condition for safe opération. 


□ 
Non approved design data specified in block 12. 


~~T4ar—CI _CAR 571.10 Maintenance Release 
^ 
□ Other reguiitiïîrt-speyfi^ in 


Certifies that unless^ttieiwise'spécified iribîocR-l^TJtlgwork identified in 
block 11an£l.destSl6id in block 12, has been performedTrrcompliance with 
Jhs-eanadîar? Aviation Régulations. 
_ 
1^. Signature 
13c. Approved Organization Number 


AMF 73-04 


~T4t>r-SignatiKe 
^—' 
~T4crApptg^ OrganizahonJslumtjgT' 


Name 
Jeff Clarke 


13e. Date (dd/mmm/yyyy) 
13 Nov 2013 
^r4dr-NaiT]e 
—^~T4Br-Oatg_{^/mmm/yyyy)__.--- 
' 


Installer Responsibilities 
Tfiis certificate does not constitute autfiority to install. 
Installera working in accordance with the national régulations of a country other than that specified in block 1 must ensure that their régulations recognize 
certifications from the country specified. 


Statements in blocks 13a or 14a do not constitute installation certification. In ail cases, the technical record for the aircraft must contain an installation 
certification issued in accordance with the applicable national régulations before the aircraft may be flown. 
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I—ui— 
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(g) 8RACKET AS9EMBLY 


Â 


ASRO DESIGN LTD. 


III H.K 
Al 44425 


CWSTMC MNDOW 


LOCATE H0LE5 rDOM ANTEMNA 
ATTACH PER UAMJfACTURCR'S MSTRLXTTKMS 
MSJS191'276 SCREW 
MS2ia«4N3 WASHCR 
AN365-J NUT 
4 PUCES 


DETAIL M 


ALTERNATE GPS ANTENNA INSTALLATION 
13 DOUBLER 


NOTICE 
THtS tWAMNC CONTAINS INFOMATION AMD DATA «HlCM IS PROPKTAtrr TO AEAO OCBON ITD. IMll MAWWC. OU ANT PORTKM 
THEMCr. MAY MOT K 
KnOOUCCD, COPlCD, CA OUPUCATCD IN ANY UANHCR. NOR USES fOR HAMUfACTURWC MTHOUT 'M «RITTEN 
COMDtf or AERO OESMH LTD. »T ACCERTMC THS ORAWWC rOR RErERCNCE. ThE RECMNT AQREES TO MOIS ADM DEMN tlD. 
HARkUSS ntOH TX USE. OR UISuSt. OF TUS ORAMNO OR IX MTORMATION CONTAINCD ÎMCREON 


R€V. 
cescRipnoN or change 
WlTlAlS 
DATE 


SECTION N-N 


LOCATE HOIES FROM ANTETMA 
AHACH PER MANUFACTURER'S NS1RUCTI0NS 
MSU191-276 SCREW 
US2TCM4N3 WASHER 
AIC65-3 NUT 
4 Places 


. 
ir THE INSTAUATION OT THIS ANTENNA CONTUCTS WTH THE IXATiCM OT ANOTVCR 
ANTENNA. ThE NEW ONE UAY B£ lOCATED ON THE SAlC PAICl AT A OrFCRCNT 
LOCATION AT THE OISCRCTICN OT THE AUE- 


. REMOVE ALL BURRS ANO SHARP EDCE& 


. Aa ALUMNUW PARTS TO SE THOROUGHLY DCGREASED, ALOOMED, PRtWED AND PAWTEO. 


N AC4S.I3-1B. PAR 4-Sa. ne 4-S 


. NSTAU. ALL HARDWAfS USiNG STAfOARD SHOP PRACTICES AS OUTUNEO IN AC43.13-IB. CHAPTER 7 
'AtftCRAFT HARDWARE. CONTRa CABLES. ANO TURMUCKLES' OR STANDARD AtRCRATT WQRKCRS MANUAL, 
UANUAl. SECnON 7 'SHOP PRACTICES*. 


VIEW K 


(J) INSTALLATION 


SCAU 1:40 


r.& AND B.L V 


DETAIL L 
lOCATE GPS ANTENNA OVER PILOT NOKT PANa 


VIEW J 


SCALE 1:20 


F.& ANO B.L M MU 


VIEW K 


LOOKINC UP 


SEE NOTE 1 


A/ft 
US20470A04 
RIVET 
A/R 
MS21044N3 
NUT 
A/TT 
US3519l-27e 
SCREW 
A^ 
ANS70-3 
WASHER 
14 
OOWNUNK ANTENNA 
1 
44401-02 
1.3 
DOUBLER 
2024-T3 ALUU1NUM 
1 00-A-2&0/5 
0.003 SHEEÎ 
1 
A71B75 
12 
6PS ANTENNA 
ACROANTENNA TECHNOLOi Y INC. 


11 
INSTALLATION 


01 
PART NO 
ITEM 
DESCRIPTION 
MATERlAL 
MATERlAL SPEC. 
STOCK SIZE 


OTY. 
UST or MATERIALS 


BASIC CODE 
DASH NO. FOR 014 
N-UFO HEAD NCAR SIDE 
FmMTD heao far shx 


D-OMPLE 
DIQT - f or SHEETS 
TO BC DMPLED 
C'COUNTCRSUNK 


DASH NO. FOR lCNCTH 


BASIC CODES: 
C IMSTALL NEW RIVET 


)J • 
lilS2D470A0 
. A. 
)B • 
litS2042flAD 
"f" <p REM01E/REPUCE Rl\tT 
J - NAS1097A0 
. 
:x - US2047000 
emsting rivet 


uNLCSS otherwse sPEoneo 
DIMENSIONS ARE IN INCHES 
TOLERANCES ON: 
dedmals 
angles 
X.XXK iO.OlO 
±1/2" 
x.xx 
*ao3 
X.X 
10.1 


AERO DESIGN LTD. 
ENGINSERING CONSULTANTS 
1045 McTAVISH ROAD N.B. 
CALGARY, ALBERTA T2E 7G0 


SEISBAG SYSTEM 
AEROSPATIALE AS350 
installation 


SHtn 2 or 2 
Al 
44401 


.SBSStrxt, 


OeSCftlPTlON OF CHANCE 
INiTtALS 
DATE 


-W/--0 


- DUAL LOCK FASTENER (ON BACK. 2 PLACES) 


(o2)mounting plate 


0.5— 
•0-75» 


175 


—0.75» 


\ 
0.75 
♦ 


- 
DRIU. «I 
4 PLACES 
ON ASSEMBIY 


[03) SHIM 


DYNAMZ OISPLAY UNIT (REF) 


DftILL f41 
4 PLACES 
FQS ASSEMBLY 


OJT AT 3.ra 


Dftia #30 (0120) 
4 PLACES ON ASSEUBLY 
COUNTERSINK 0045 OIOO' 
WIDDLE 2 PLACES 


1. REUOVE Aa BURRS ANC SHARP EOGE& 


3. CUT "ra PROPCR LENGÎH AFTER SENDIHC AM> ATTACHNC TOCETHER. 


3. mSTALL RIVETS USINC EOCE DISTANCE AND PITCH AS OUTLMED IN AC43.t3-1B. PART 4-58, FiC 4-5 


4. AU. ALUMINUM PARTS TO BE THOROUGHLY DEOREASEO. ALOOINEO. PRIUED AND PAINTED. 


5. PERMANENTLY MARK STC# AND PART# ON DTNAVI2 MOUNT AFTCR PMNTING. 


(01) DYNAVIZ MOUNT ASSEMBLY 


DRIIL #41 
4 PLACES 
FOR ASSEMBLY 
MATCH TO ABOVE PIECE 


MOUNTtNG PLATE BEND TEMPLATE 


A/R 
MS20426A04-07 
RIVET 
SJ-3S40 
3U DUAL LOCX FASTENER 
1.0 WIOE X 6.0 LONG 
44402-03 
03 
SHIM 
2024-T3 ALUMINUM 
00-A-250/5 
0.125* SHEET 
44402-02 
07 
MOUNTINC PLATE 
2024-T3 ALUMINUM 
00-A-2S0/5 
0.063* SHEET 
44402-01 
01 
OYNAVIZ MOUNT ASSEMBLY 


02 
01 
PART NO. 
ITEM 
DESCRIPTION 
MATERIAL 
MATERIAL SPEC. 
STOCK SIZE 


OTY. 
OTY. 
LIST OF MATERIALS 


O-DIMPLE 
DIOIT - # OF SHEETS 
TO BE OMPLED 
C>COUNTERSUNK 


DASH NO. FOR DIA 
N-MFD HEAO NEAR SlDE 
Fbufd head far SIOE 


DASH NO. FOR LENGTH 


BASC CODES: 


BJ - US20470AD 
B8 - MS2042SAD 
L2 - NASID97A0 
ex - US2D470D0 


-if- u «STAU NEW RIVET 


-f ^ REUOVE/REPLAŒ RIVET 


-I- 
I 
EXISTING RIVET 


JEFF CLARKE 
11 SEPT 2001 


LINLESS OTHERWISE SPECiFlED 
DIMENSIONS ARE IN INCHES 
TOLERANCES ON: 
DECIMALS 
ANGLES 
X.XXX *0.010 
±1/2* 
X.XX 
±0.03 
X.X 
*0.1 


AERO DESIGN LTD. 
ENGINEERING CONSULTANTS 
1045 UcTAVISH ROAD N.E. 
CALGARY, ALBERTA T2E 7G9 


SEISBAG SYSTEM 
AEROSPATIALE AS350 
DYNAVIZ MOUNT 


SHEET î OF 1 
Al 
44402 


notice: 
1HfS MAHN6 C0NTAW5 INFtMlAIION AM) DATA «HCH (S PROPRlCTART 10 AEKO KMH LTO. IHS MAWO. OS ANT KSTKM 
IHOKOF. UAT NOT BE REPSQOUCœ. CSSEO. OS DUPIICATEO tN ANY yAHNER, NOS USEO FOS HANUTACTUSINB «IHOUl THE «SlTTEN 
CONSENT or AERO KSI6N LTD. BT ACCEPTtlG TMS MIAIW6 FQS RErERENCE. THE SECnCNT AQSnS TO HOlO AESO OCSXM LTD. 
HARUIESS FMM THE USE. OS HISUSE. Cf THIS OSAMKG CS THE MFOSMATION CONTAMES THESEON 


DESCRIPTION OF CHANGE 


SEAT TRACK (REF) 


01) INSTALLATION 


SCALE 1 : 20 


3M OUAL LOCK FASTENER 


DOOR FRAME (REF) 
t 
REMOVE AU BURRS ANO SHARP EOGES. 


RIVETS INTERFERING WITH BRACKET MAT 8£ REMOVED ANO NAS1097AD RIVETS INSTAUEO. 


3. INSTALL AU. HARDWARE USING STANDARD SHOP PRACTiCES AS OUTLINEO IN AC43.13-1B. CHAPTER 7 'AIRCRAFT 
HARDWARE, CONTROL CABLES. ANO TURNSUCKLES'- 
♦- REMOVE EXISTING RIVETS WTH SVMBaS -f 4 ^ AS REOT) 8T; 
- PILOT DRILL HOUE DOWN THROUGM EXACT CENTRE OF FASTENER UNTK. WILL PRESS ENTEfiS »IANK Of FASTENER 
- SELECT ORILL SiZE PRESCRlBED FOR INSTALLATION OF FASTENER AND DRiLL OOWN THROUGK EXISTING PiLOT HDLC 
- USING PUNCH PRY MEAD OF RIVET OFF. 
- USE PUNCH TO DRIVE OUT FASTENER SHANK. 


S. USE OF 3M DUAL LOCK FASTENER tS DPTIÛNAL. ALTERNATS: INSTALL NASa79-0e ANCHOR NUTS AT OESlRED LOCATIONS 
ON BRACKET 
DRILL |27 (0.144) IN DYNAVIZ OlSPlAY TO MATCH ANCHOR NUTS IN BRACKET. 
INSTALL DiSPLAY WITH 
MIN OF TWO 116-32 SCREWS, 


DRia 127 (0.144) INTO BRACKET AND FLOOR 
PICK UP ON EXISTMC RIVET LOCATION 
AN526-632RS SCREW 
MS21D78-06 ANCHOR NUT 
MS20426AD3 RIVETS 
4 PLACES 


EXXIR STRUT ATTACHMENT (MF) 


VIEW A 


LOOKING DOWN AT RIGHT SIOC FLOOR 


- EDGE OF aoOR (REF) 


WEIGHT AND BALANCE 


WEIOHT 
ARM 
MOMENT 
ARM 
MOMENT 
(LBS.) 
(INS.) 
(LB.-IN.) 
(INS.) 
(tB.-iN.) 


li 
48.B 
7M 
24.3 
sag 
0.$ 
45.4 
22.7 
24.3 
12.2 


A/R 
CR3212-4 
RIVET 
A^ 
SJ-3540 
3M DUAL LOCK FASTENER 


1 
DV-02B 
03 
OYNAVIS DiSPLAY UNIT 
DTNANAV 


1 
44411-01 
02 
BRACKET 
44410-01 
01 
INSTALLATION 


01 
PART NO. 
ITEM 
DESCRIPTION 
MATERIAU 
MATERIAU SPEC. 
STOCK SIZE 


OTY, 
LIST Of MATERIALS 


D-OIMPLE 
DIGIT . f OF SHEETS 
TO BE DlUPLED 
C-COUNTERSUNK 


DA5H NO. FOR OIA 
N-MFD HEAO NCAR SIOE 
F-UFD HEAO FAR SIOE 


CASH NO. FOR LENGTH 


BASIC CODES; 
^ Z '«TAU NEW RIVET 


BJ ■ MS20470AD 
, 
BB ■ MS2Û426AD 
REMOVE/REPLACE RIVET 
L2 - NAS1097A0 
, 
ARN • CR3213 
EXISTING RIVET 


APPROVALS 
DATE 


JEFF CLARKE 
07 NOV 2002 


CHCCKEft 
g BURCOIN 


STNeS» 


UNLESS OTHERWISe SPE0F1ED 
DIMENSIONS ARE H 
INCHES 
TOLERANCES 
W: 
DECIMALS 
ANGLES 
X.XXX 
±0.010 
±1/2' 
X.XX 
±0.03 
X.X 
±0.1 


AERO DESIGN LTD. 
ENGINEERING CONSULTANTS 
1045 UcTAVlSH ROAD N E. 
CALGARY, ALBERTA 
T2E 7G0 


AEROSPATIALE AS350 Se AS355 SERIES 
SEISBAG SYSTEM INSTALLATION 
ALTERNATS DISPLAY INSTALLATION 


SHEET 
1 
OF \ 
Al 
44410 


iim TV 
iaawrt?W" 
HMVTMIM lOUM ( 


T» 1^ »wni «10» 
'011 NDisaa onav 


1 + 
'♦+ 
■ oiiiaM =4" 


I * 01 tuw wwpnw "Tw v 


13»VW (g) 
inoivi Mouvd ivu 


r 


^ ou 
'T. 


BRACKCT REMOVED 
FOR CURITY 
GHANGF NOTICES IN EFFECT 
THE rOUOWM CHANCE HOWCS HAVE BCEN MCORPORAlEO MTD IMS MPfHNT OF TMS ORAMNC. EAflUCW MPRMTS Of 
THa CRAmNO AKE ONLT COMPLETE If ACCQHPAMEO BY SEPCRAIE WCITS COMTAUWO THESE CHANCE NOTICES. 


Ms OCAHC awTMis ircMAan «m mm mch s mopktwt id «ro ocsch m. ne waws, h mt krwn ncNcf. ut «t I tEMOoucEB. 
OIPCD. n 
OLfUMItS M MO WUCI). nM USEfi m 
UNIfACTlMNC NTHCVT SE wmu COONT or m 
OESDl ITD IT MOPM M 
(Ram: 
(9 
«riKNCE. THE «CPCnI tOSiS 10 MOU AO» KSO l«. HiMSESS nOI «E US. « tSlSE. Cf IM MMM 9 
K 
irafAïai ONTAMD DCNEON. 
REV.j 
DESCRIPTION OF CHANGE 
] INlTlALS | 
DATE 
® O 
D ® 
^ 
CHG. 
DESCRIPTION OF CHANGE 
INITIALS 
DATE 
0 1 
INITIAL ISSUE 
1 
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A 
TiaE OF ORAMNC CHANCED 
8X 
6 APR 2005 


SECTION E-E 


1. AT TiWE or WTIAL NSTAOATKM Of SEISBAC SYSTEM ON ANY SPECinC SCRIAL 
NUMBER HEUCOPTER, TESTS FOR RAOlO HACNET1C INTERFERENCE (RMI) ANO 
ElECTRlCAL MACNETK: INTERFERENCE (EU) MTH OTHER HEUCOPTER INSTRUMENTS 
ANO SYSTEMS SHAa BE CONDUCTEO. 


3. REMOVE AU. BURRS ANO SHARP EDCES 


3. AU. ALUUINUM PARTS TO BE THOROUÛHLY OECRCASEO. ALOOMEO. PRHiKO ANO PAMITO. 


1 AC43.13-1B. PAR «-SB. ne 4-S 


& WSTALL AU. HAROWARE USING STAfOARD SHOP PRACTKXS AS OUTUNEO IN AC43.1S-IB. CHAPTER 7 
'MRCRAFT HARDWARE, CONTRa CABLES, AND TURNauCXLCS* OR STANDARD AdtCRAFT «ORKERS UANUAL. 
MANUAl. SECTION 7 'SMOP PRACTICES" 


0. S£E DRAWNG 44401, ^EET 2. FOR GPS AND DOWNUNK ANTENNA INSTALLATION. 


VEW A 


(01) INSTALLATION 


DRaL E (0.2SO) IN CROSS TUK 
PICK UP ON MOUNTWG PLATE 
NSTAU A1(X130 RIVNUT INTO CROSS TUBE 
DRIU #2S (0.1S0) M HOUNTMG PLATE 
DETAIL B 
ANS25-I0RJ0 SCRE* INTO RIVNUT 
5IQ£ Vt£W 
-ALTERNATE- 
SEE NOTE 8 
(0^29) M CROSS "njBE 
REPLACE ANS2S-I0R10 SCREW ANO A10K130 RlWUT 
HITH CflS212-4 RI>CTS 
2 PLACES 
AT OPERATORS DlSCRETICN 


SCAIC V40 


F.S. AND B.L IN I 


DETAIL B 


EXtS'RNC INST. PANEL CROSS TUBE (REF.) 


ORia E W CROSS TUBE 
ORILL #9 IN PLASTIC TRAY 
ANS2S-10R6 SCREW 
AN960-10I WASHER 
AlOKIjO RIVNUT 
2 PLACES 
_ 
PICK UP HOLES m 


- ANJ-I2A BOLT 
AN960-1D WASHER (2 REO,} 
MS2I044N3 NUT 
ANOKM PLATE SUPPUED WTH 
DYNABYTE PROCESSOR 
2 PLACES 


SECTION D-D 


LOOIUNC MBOARO FROM LEFT SIDE 


ATTACH 
EXiSTING BaT ANO 
ANB60-10I WASr€R 
2 PLACES 


A/R 
SJ3540 
DUAL LOCK FASTENER 
3M CORP. 
A/R 
CR3212-4-06 
RIVET 
A/if 
AN52S-10R10 
SCREW 
A/R 
A10K130 
RIVNUT 
A/R 
AN525-10RB 
SCREW 
A/R 
AN90O-1OL 
WASHER 
4 
MS27039-1-14 
SCREW 
4 
HS21044N3 
NUT 
A^R 
AN9e0-10 
WASHER 
4 
AN3-12A 
BOLT 


1 
OBii-580- 


(ÀDEuroJovoO 
00 
DYNABYTE 
DYNANAV 


1 
44425-01 
05 
BRACKET AS5EMBLY 


1 
44403-01 
04 
PROCESSOR MOUNT 


1 
ov-o2e 
0.3 
DYNAVIZ 
OYNANAV 


1 
44402-01 
02 
DYNAVI2 MOUNT ASS'Y 
44420-01 
01 
INSTALUTlON 


01 
PART NO. 
ITEM 
DESCRIPTION 
MATCRIAL 
MATERIAL SPEC 
STOCK SIZE 


OTY 
UST OF MATERIALS 


HS270M-I-14 SCREW 
ANB60-10 WASKR 
MTO ANCHOR PLATE 
2 PUCES PER SOE 


VIEW A 


LOOKWG OOfM 


SCALE 1:20 


f S. ANO at IN MM 


KSCRIPTION 


DWA8TTE PROaSSOR 
0TNAVI2 DISPLAY UNIT 


PROCESSOR HOUNT 
0YNAVI2 HOUNT 


WEIGHT AND BALANCE 


LONGITUDINAL 
UTERAL 
WEIGHT 
ARM 
MOMENT 
ARM 
MOMENT 
(LB&) 
(W&) 
(ia.-IN.) 
(INa) 
(LB.-N,) 


BAâC CÛOE 
OASH NO. FOR OiAMCTER 
REF. NAS 523 
--^0 
F-MFO. MEAD FAR 8UX 


DATE 
AERO DESIGN LTD. 


C-COUNTERSUNK 
0-DMPlE 
DIOT-# OF ShCETS 


TO BE DIUPLED 


BASIC CœES: 


BJ - 
MS20470AD 
BB - 
MS20426AD 
ARN-CR3213 
ARH-CR3212 


-|- 


OASH NO. FOR LENCm 


JEFF CLARKE ^ 
SEPT 200^ CONSULTmc BNGINBERS. TRANSPORT CANADA APPROVALS. OAR BBOM 
8013 - 30TH AVOIUS N E., CALGARY. ALBERTA. CANADA. T8B BRT 
Ufc |4W) *Sfr-«WT 
toK (409) tSO-BSSa 
E. BURCOIN 


INSTAU NEW RIVET 


REMOVE/REPLACE «VET 


I 
EXISTING RIVET 


UNLESS otherwise SPECiFIEO 
OIMEnSONS are in iNCHEa 
TOLERANCES ON: 
DEQMALS 
ANGLES 
x,xxx ±0.010 
±1/2' 
X.XX 
±0.03 
X.X 
±0.1 


AS350 & AS355 
AIRAG 11 SYSTEM 
installa TiON 


SHEET 1 OF 1 
Al 
44420 G 


w ham wm 
wHBUi mmiuut Mwnuv t wwj 
ir us wmvu/vwwa. 
m 
uii 10W18B. 
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OMM 
FM 
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ircumai canni Pcsai. 


DESCRIPTION OF CHANCE 


IHITIAL ISSUE 


oii/: 


@ 
CHANNEL 


(03) ANGLE 
- DW.I #9 (0.196) 
US21078-3 ANCHOR NUT 
2 PLACES 
LOCATE ON ASSCUBIY 


NOTES: 


t. REMOVE M.L 8URRS ANO SHARP EDCES. 


2. AU ALUNINUU PARTS TO BE THOROUGHLY OEGREASEO. ALOOINED. PRMEO AND PAMTED. 


o 
o 
'n 
U 


[— 
1.20 —• 


DRU. #9 (0.196) 
4 aACES 
LOCATE ON ASSEWBLY 


03)2 PWŒS 


.M flEf 


V 


(01) BRACKET ASSEMBLY 


7 
US2107e-3 
ANCHOR NUT 
A/R 
MS20470A04 
RIVET 
2 
44426-03 
03 
ANOIE 
2024-T3 AUlUMUM 
00-A-230/S 
O.DSO' SHEET 


1 
44425-02 
02 
CHANNEL 
2024-T3 ALUMINUM 
OO-A-250^ 
0.050' SHEET 
S 
44425-01 
01 
BRACKET ASSEMBLY 


02 
01 
PART NO 
ITEM 
DESCRIPTION 
MATERIAL 
MATERIAL SPEC 
STOCK gzE 


QTY OTY 
UST OF MATERIALS 


8ASC ccoe 
^ 
DIAUETER 
REF. NAS 523 
"E*'» SIOE 
FiiMTO. HEAp FAR SPC 
C-COUNTERSUNK 


t>>D1MPL£ 
OlGIT-f CE S1CETS 
TO BE DHiPlED 


BASIC CODES- 
BJ-MS20470A0 
BB-MS20426AD 
ARN-CR32I3 
ARM-CR32I2 
+ 


OASH NO. FOR lENGÎH 


, IKSTMl )C« HVET 


HO40VE/REPLACE RntT 


j 
EXISUNG RIVET 


JEFF CLARKE 


e. BURGOIN 


)9 SEPT 200: 


UNLESS OTHERWSE SPEaFlEO 
DIMENSIONS ARE M INCHES 
TOLERWCCS ON; 
OEOWALS 
ANGLES 
x.xxx ±0-010 
±1/2* 
x.xx 
±0.03 
XX 
±0.1 


AERO DESIGN LTD. 
CONSULTING ENCDfEERS. TRANSPORT CANADA APraOVALS. DAR 29011 
2013 - 39TH AVENUS N E.. CAIAARY. AlfiBRTA. CANADA. T2E 8RT 
M: 
(«03) 380-8arF 
fw: (403) 


AS350 à AS355 
AIRAG II SYSTEM 
M(XJNTING BRACKET 


Al 
44425 


